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BILL NO. S-78-08- 


-X 




SPECIAL ORDINANCE NO. S- 


AN ORDINANCE approving a contract for Curb 
and Sidewalk Improvement Resolution No. 
5802-1978, between the City of Fort Wayne, 
Indiana, and Hipskind Asphalt Corporation, 
for construction of curbs and sidewalks in 
the Nebraska Area Phase III. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 


INDIANA: 


SECTION 1. That a certain contract, dated July 24, 1978, between 

the City of Fort Wayne, Indiana, by and through its Mayor and the Board of 

Public Works, and Hipskind Asphalt Corporation, for: 

construction of curbs and sidewalk in the Nebraska 
Neighborhood Area, Phase III, 

under Board of Public Works Curb and Sidewalk Improvement Resolution 
No. 5802-1978, at a total cost of $97,065.50, all as more particularly set 
forth in said contract which is on file in the Office of the Board of Public 
Works and is by reference incorporated herein and made a part hereof, be 
and the same is in all things hereby ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force and effect 
from and after its passage and approval by the Mayor. 



APPROVED AS TO FORM 











Read the first time in full and on motion by > seconded by 

, and duly adopted, a*ead the second time by title and referred to the 
(andmie - City Rian Uomm 1 ssion-for 


Committee on 


recomm^id^u-Gn^^anTfdhlMlc~Hearing to be held after dued'egll 'rTotieer^at the Council Chambers, 
City-"County Building, Fort vvayne> inaiana, PIT - r^the— 

of 


day 


DATE: 


: ZSEzK 


, 19—, at 


o'clock 


Read the third time in full and on motion by 


CITY CLERK ^ 


seconded by_ 


V 


, and duly adopted, placed on its passage. 


PASSED (S^ST) by the f. lowing vote: 

AYES NAYS 

J2_ _ 


ABSTAINED 


ABSENT TO-WIT: 


TOTAL VOTES 


BURNS 

HINGA 

HUNTER 


MOSES 
NUCKOLS 
SCHMIDT, D. 

SCHMIDT, V. 

STIER 

TALARICO 

DATE: 




CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 
(ZONTNG'MAP') CGENE^I7~ ptNNEKATlON) (SPECIAL) (APPROPRIATION-) ORDINANCE 
(RESOLUTION) 


n no. '£^l_ on the ^ -T^a^-^d ay of 



ATTEST: (SEAL) 


yj> 

, 19—.. 




PRESIDING OFFICER 




Present eft by me to the Mayor of the City of Fort Wayne, Indiana, on the 
day of ~ 19^ at the hour of ^^'^^yo 'clock rj VI, ,E.S.T. 



CITY CLERK 

Approved and signed by me this d ay of 

at the hour of o'clock 




,i9 2L, 



MAYOR 









































































































S-78-08-18 


Bill No. 


We 3 your Committee 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 


Public Works 


to whom was referred an Ordinance 


approving a contract for Curb and Sidewalk: Improvement Resolutien No, 5802-1978, 


between the City of Fort Wayne, Indiana, and Hips kind Asphalt Corporation 
for construction of curds and sidewalks in the Nebraska Area Phase III 


have had said Ordinance under consideration and beg leave to report back to the Common 



































CONTRACT 


CITY PAID 

SUBJECT TO COUNCILMANIC APPROVAL 

PRELIMINARY MEETING _ 

RATIFICATION _ 


®lyi a Agrmn*ttt 

by and between— 


made and entered into this. 




day of- 



-HIPSKIND ASPHALT CORPORATION- 

hereinafter called “Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called “City,” under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled “An Act Concerning Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im- 

pmup Resolution No. 5802-1978: To improve by construction of sidewalk, and curb 

on Boone St. from Watkins St. to Cherry St.; Growth St. on west side only from 80' 


north of Morrison to 335' north of Morrison; Wheeler St. south side only from 


Runnion Ave. t o western termin us; Mary St. from Runnion Ave. to western terminus; 


Davis St. east side only; Mary St..to Link St.; Osage St , Main St. to alley north of 
Boone St. (Nebraska Area Phase III) 


by grading and paving the roadway to a width 


XXXXXXXXXXXXX)QQCXXXXXXXXXXX}OQQQCXXXXX XXXXXXXXXXXX5(XXXXXXXXXXXXXXXXXXXXXXXXXXXXXXX 

upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and to the entire satisfaction of said City, in accordance with Improve¬ 
ment Resolution No. 


attached hereto and by reference made a part hereof. 


At the following prices: 



Sidewalk Removal 

Four dollars and no cents per 
square yard 

4.00 

New 4" Standard Walk 

One dollar and fifty cents per 
square foot 

1.50 

New 6" Sidewalk 
(for driveways) 

Two dollars and no cents per 
square foot 

2.00 

Curb Removal 

Two dollars and no cents per 
lineal foot 

2.00 

Curb - Type III 

Eight dollars and no cents 
per lineal foot 

8.00 

Curb - Type IIA 

Eight dollars and no cents per 
lineal foot 

8.oo 

Driveway Removal 

Five dollars and no cents per 
square yard 

5.00 

New Residential 

Driveway Approach 

Twenty dollars and no cents per 
square yard 

20.00 


JLBQ.OQ 






















Curb - Type IIA 

Eight dollars and no cents per 
lineal foot 

8.00 

Driveway Removal 

Five dollars and no cents per 
square yard 

5.00 

New Residential 

Driveway Approach 

Twenty dollars and no cents per 
square yard 

20.00 

Steps 

One hundred and fifty dollars and 
no cents per riser 

150.00 

Excavation 

Ten dollars and no cents per 
cubic yard 

10.00 

Wingwalks with ramps 

Three dollars and no cents per square 
foot 

3.00 

Topsoil 

Ten dollars and no cents per ton 

10.00 

Sod (includes watering 
for 30 days) 

Four dollars and no cents per 
square yard 

4.00 

Abandon Catch Basin 
(including backfill) 

One hundred dollars and no cents 
for each 

100.00 

Catch Basin with 
steel bell 

Six hundred dollars and no cents 
for each 

600.00 

Tree Removal - 36 " 
diameter 

Five hundred dollars and no cents 
for each 

500.00 

9" Concrete for Corner 

Cuts 

Thirty dollars and no cents per 
square yard 

30.00 

SUB-TOTAL 

Eighty-seven thousand five hundred 
eighty-eight dollars and no cents 

$ 87 , 588.00 

Alternate A - N/S Boone Watkins to Fry 


Sidewalk Removal 

Five dollars and no cents per 
square yard 

5.00 

New 4" Standard Walk 

One dollar and seventy-five cents 
per square foot 

1.75 

Curb Removal 

Five dollars and no cents per 
lineal foot 

5.00 

New Wingwalks with Ramps 

Four dollars and no cents per 
square foot 

4.00 

Topsoil 

Fifteen dollars and no cents per ton 

15.00 

Excavation 

Seventy-five dollars and no cents 
per cubic yard 

75.00 

Sod (including watering 
for 30 days) 

Ten dollars and no cents per 
square yard 

10.00 

Tree Removal - 24" 
diameter 

Five hundred dollars and no cents 
for each 

500.00 

New Tree 

Three hundred fifty dollars and no 
cents for each 

350.00 

SUB-TOTAL 

Nine thousand four hundred seventy- 
seven dollars and fifty cents 

$9,477.50 

TOTAL 

Ninety-seven thousand sixty-five 
dollars and fifty cents 

$97,065.50 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5, 68 , 69 of the Workmen's 
Compensation Act, approved March l4, 1929 , in accordance with Section l4 of the 
Compensation Act (Acts 1929 , page 5%, being I.C. 22-3-2-1 et. seq.). 

A copy of General Ordinance No. G-60-66, concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 


The Contractor hereby expressly agrees to perform all the work in the prosecution of 
described improvement according to the terms and conditions of Improvement Resolution No. 
the plans, profiles, specifications and the contractor’s bid therefor on file in the office of the Department 
of Public Works of said City, which said resolution, profile, plans and specifications are made a part of 
this contract as fully and effectually as if copied herein at full length, (copies of which are attached 
hereto). 

It is hereby agreed that no assignment of this contract shall be made without the written con¬ 
sent of the City; said Contractor hereby covenants and agrees that said improvement shall be finally 

and in all respects completed on or before... _, 19....7.?. and the Contractor agrees to pay and 

give to the City, as liquidated damages, the sum of $25.00 for each and every day after said 


the above „ 

58O2-I978 


_ISIS_, 19_until said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 


It is further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the whole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contract, nor shall it release said Contractor, or the 
sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even prima facie 
evidence of the performance of any provisions of such contract except to the extent of entitling said 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any 
sense be considered an acceptance of any part of said work or material. 

The Contractor further contracts and agrees that in the prosecution of said work all proper 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and proper precautions to prevent injury to any property, person 
and persons, what or whomsoever. That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor, its agents or employees, in 
the execution of this contract or any matter connected therewith or related thereto and to pay any 
judgment with costs which may be obtained against said City,growing out of any such injury or damage. 

To each of the conditions and stipulations in this contract, the undersigned bind themselves, their 




ATTEST: 

Secretary and Clerk 


approved as to form and legality, 






A'tf-Cc.vZ'x 


■J\A& 


f/l. 



















GENERAL ORDINANCE NO. G-60-66 


Concerning discrimination in employment under municipal contracts 
and providing a penalty, as passed by the Common Council of the 
City of Fort Wayne, Indiana on May 10, 1966. 


SECTION l. Every contract for or on behalf of the City of Fort Wayne for 
the construction, alteration or repair of any oublic building or public work or 
the performance of any other work or service shall contain provisions by which 
the contractor agrees as follows: 

(a) In the hiring of employees for the performance of work under this 
•contract or any subcontract hereunder, no contractor, subcontractor, nor any 
'person acting on behalf of such contractor or subcontractor, shall discriminate 
because of race or color against any oerson who is qualified and available to 
perform the work to which the employment relates: 

(b) No contractor, subcontractor, nor any person on his behalf, shall in 

any manner discriminate against or intimidate any employee hired for the performance 
of work under this contract on account of race or color: 

(c) There may be deducted from the amount payable to the contractor by the 
•City of Fort Wayne under this contract a penalty of ten dollars ($10.00) for each 
person for each calendar day during which such person was discriminated against 
or intimidated in violation of the provisions of this contract; and 

(d) This contract may be cancelled or terminated by the City of Fort Wayne, 
and all money due or to become due hereunder may be forfeited for a second or 

any subsequent violations of the terms and conditions of this contract as to 
discrimination on account of race or color. 


Haaapjr©v©3isae3at Hes©l®L#£©Ba 

FOR CURB AND SIDEWALK 

No , ' 5802-1978 - 

RESOLVED BY THE BOARD OF PUBLIC WORKS OF THE CITY OF FORT WAYNE, INDIANA, 
That it is deemed necessary to impmv p by construction of sidewalk and curb on Boone Street 
from Watkins Street to Cherry Street; Growth Street on west side only from 80* north 

. of Morrison to 335* north of Morrison; Wheeler Street south side only from Runnion 

Avenue to western terminus; Mary Street from Runnion Avenue to western terminus; 

Davis Street east side only; Mary Street to- Link Street; Osage Street, Main Street 

to alley north of Boone Street. (Nebraska Area Phase III) 


all in accordance "with the profile, detail-drawing and specifications on file in the office of the Department of 
Public Works of said City; and such improvement is now ordered. 


It is hereby found by said Board of Public Works that all benefits accruing hereunder 
will be to the general public of the City of Port Wayne and that no special benefits 
will accrue to any property owner adjoining said improvement or otherwise assessable 
under said improvement. The cost of said improvement shall be paid by,Community 
Development and Planning. ' •. > 


Adopted, this -————- of— 

ATIE ^^ • 

Secretary and Clerk 

BOARD OF PUBLIC WORKS: 
































GUARANTY BOND 


%tum All £3rn by Oltpar Ilmwttta, That ^ -- 

--HIPSKIND ASPHALT CORPORATION- 


.Contractors v 


as principal, and.~~ -- 

-TRINITY UNIVERSAL INSURANCE CO. OF DALLAS, TEXAS- 


7 ^ 73 . K i 

surety 


are held and firmly bound to the City of Fort Wayne, Indiana, in the sum n f NINETY-SEVEN 
THOUSAND SIXTY-FIVE DOLLARS AND FIFTY CENTS- 


--- tf 97,065.50 ) 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the said ~~~T " ~ .~ T 

—--HIPSKIND ASPHALT CORPORATION--'- 


did on the-day of_;_ 

-, enter into a contract with the City of Fort Wayne to construct a 

-Pavement 

on Resolution No. 5 8 02-1978: ... To improve by construction of 

sidewalk and curb on Boone St. from Watkins St. to Cherry St.; Growth St. on 
west sid e only from 80* north of Morrison to north of Morrison; Wheele r St. 

south side only from Runnion Ave. to western terminus; Mary St. from Runnion Ave. 
to western terminus; Davis St. east side only; M ary St. to link St.; Osage St.. 
Main St. to alley north of Boone Street. (Nebraska Area Phase III). 


~~~~ ~.r.~ r.~ ~.j: ~ - - -- . - . r . r according to certain plans and specifications, and 

for a period of three years 

also warranting and guaranteeing the worl/, material and condition of the pavement thereof as provided 
in aforesaid contract and specifications. Now if the said -'------ 


HIPSKIND ASPHALT CORPORATION- 


I ..."shall faithfully perform and fulfill all the require¬ 
ments of said warranty and guaranty, and make all repairs required under said guarantee, and in the 
manner provided for, then this bond to be null and void, otherwise to be in full force and effect. 

WITNESS our hands and seals this_^Jj^_day of J_ 3 .?<£„ 

HIPSK I ND ASPHALT CORPORATION ^fat.) 

BY: ( <; F at ) 

__(SEAL) 



ITS: 






Z2 Tin. 

' Board of Publ 


Secretary and Clerk 


2^4, 


Public Works. 
























































LIABILITY BOND 


%txxm AU Urn bg ®ljejsr Arranttu. That wt > -- 

-*•--HIPSKINP ASPHALT CORPORATE) N- 

as principal, and T7TT.~ ' ~ ~ 

--TRINITY UNIVERSAL INSURANCE CO. OF DALLAS, TEXAS- 


as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sum nf NINETY-SEVEN 

TH OUSAND S IXTY-FIVE DOLLARS AND FIFTY CENTS- 

for the payment of which well and truly to be mad e we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

---------- 97 , 065 . 50 ) 

The conditions of the above obligation are such, t hat if the above named party of the first part shall 

faithfully comply with the foregoing contract made and entered into th e. . ' 


day of—--— --—-—__—, with the City of Fort Wayne, Indiana, and shall faithfully fulfill 

all the conditions and stipulations therein containe d, except the warranty and guaranty of the pave¬ 
ment as to the workmanship, material and condition s for the period of three.(3) years, according to the 
true intent and meaning thereof in all respects, then this obligation to be void, otherwise to be and re¬ 
main in full force and virtue in law and in the event the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in any way release the sureties on this bond. 


WITNESS our hands and seals this— 

i^TEST: 


...day of_ 




Corporate Secretary 



^4 IRJA. 




HIPSKIND ASPHALT C0RP0MTI0N 

ITS: 


(SEAL) 
L) 
(SEAL) 



COMPLETED IN STREET ENGINEERING DEPARTMENT 
JUNE 27, 1978 


TRINI TY UNIVE RSAL INSURANCE; 
BY:_ 

(Attorney-irTFagf) 











































^Companies 

Dallas, Texas 75201 

POWER OF ATTORNEY 


KNOW ALL MEN BY THESE PRESENTS: 

Thot TRINITY UNIVERSAL INSURANCE COMPANY and SECURITY NATIONAL INSURANCE COMPANY, 
each a Texas Corporation ond TRINITY UNIVERSAL INSURANCE COMPANY OF KANSAS, INC., a 
Kansas Corporation do hereby appoint 

TERRENCE J. WARD - FORT WAYNE, INDIANA 

its true and lawful Attorney (s)-in-Fact, with full authority to execute on its behalf fidelity and surety bonds 
or undertakings and other documents of a similar character issued in the course of its business, and to 
bind the respective company thereby. 

EXCEPT NO AUTHORITY IS GRANTED FOR: 

1. Open Penalty bonds. 

2. Bonds where Attorney(s) -in-Fact appear as a party at interest, 

IN WITNESS WHEREOF, TRINITY UNIVERSAL INSURANCE COMPANY, SECURITY NATIONAL IN¬ 
SURANCE COMPANY and TRINITY UNIVERSAL INSURANCE COMPANY OF KANSAS, INC., have each 

executed and attested these presents 



AUTHORITY FOR POWER OF ATTORNEY 


That TRINITY UNIVERSAL INSURANCE COMPANY and SECURITY NATIONAL INSURANCE COMPANY, 
each a Texas Corporation and TRINITY UNIVERSAL INSURANCE COMPANY OF KANSAS, INC., a Kansas 
Corporation, in pursuance of authority granted by that certain resolution adopted by their respective Board of 
Directors on the 1st day of March, 1976 and o'f which the following is a true, full, and complete copy: 
“RESOLVED, That the President, any Vice-President, or any Secretary of each of these Companies be and 
they are hereby authorized and empowered to make, execute, and deliver in beholf of these Companies 
unto such person or persons residing within the United States of America, as they may select, its Power 
of Attorney constituting and appointing each such person its Attorney-in-Fact, with full power and author¬ 
ity to make, execute and deliver, for it, in its name and in its behalf, as surety, any particular bond or 
undertaking that may be required in the specified territory, under such limitations and restrictions, both 
as to nature of such bonds or undertaking and as to limits of liability to be undertaken by these Companies, 
as said Officers may deem proper, the nature of such bonds or undertakings and the limits of liability to 
which such Powers of Attorney may be restricted, to be in each instance specified in such Power of 
Attorney. 

RESOLVED, That any and all Attorneys-in-Fact and Officers of the Companies, irfcluding Assistant Secre¬ 
taries, whether or not the Secretary is absent, be and are hereby authorized and empowered to certify or 
verify copies of the By-Laws of these Companies as well as any resolution of the Directors, having to do 
with the execution of bonds, recognizances, contracts of indemnity, and all other writings obligatory in the 
nature thereof, or with regard to the powers of any of the officers of these Companies or of Attorneys-in- 
Fact. 

RESOLVED, That the signature of any of the persons described in the foregoing resolution may be fac¬ 
simile signatures as fixed or reproduced by any form of typing, printing, stamping or dfher reproduction of 
the names of the persons hereinabove authorized.” 

CERTIFICATION OF POWER ATTORNEY 


I, Judy Fagan, Asst. Secretary of TRINITY UNIVERSAL INSURANCE COMPANY, SECURITY NATIONAL 
INSURANCE COMPANY and TRINITY UNIVERSAL INSURANCE COMPANY OF KANSAS, INC. do hereby 
certify that the foregoing Resolution of the Boards of Directors of these Corporations, and the Power 
Attorney issued pursuant thereto, are true and correct and are still in full force and effect. 

IN WITNESS WHEREOF, I have hereunto set my hand and affixed the facsimile seal of each Corporation 





SS-lCsECFttL-r AR Y 













WAGE SCALE 


CODE: S-SKILLED 

SS-SEMI SKILLED 
US-UNSKILLED 
IF-INDUSTRIAL FUND 
PW-PER WEEK- 

We, the undersigned coramittee, being appointed to prepare a schedule of the prevailing 
-wages to be paid in connection with, ffiL CX2STEDCTICN TSsD MaEiTEfffiNCS CCOTHACTS AWARDED FT 

THE BCAFD CF WDFK5, CTXY OF FT. fJWBE, JGSDIBNA, DUILCvG TIS FENTHS CF *E»KE&,HKX AMD 0133, 

2370. 

in compliance with the provisions of CHAPTER $ 319 of the acts of the GENERAL ASSEMBLY of 
INDIANA, 1935, have established a schedule as hereinafter set forth for the following trades 
to wit; 


trades or occupation 

fiASi 


RATE PER HR. 

HSW 

PEN VAC A??. MISC. 

ASBESTOS WORKER 

-BOILERMAKER 

BRICKLAYER 

CARPENTER (BUILDING) 

(HIGHWAY) 

CEMENT MASON 

ELECTRICIAN 

S 


12.30 

50C 

75C 



3if 

s 


12.55 

80 

1.00 


3£ 


s 


10.34 

45 

50 


1 

4if 

S 


10.17 


6% 


7 

2if 

S 


10.23 

60 

60 


5 

2if 

S 


9.35 

75 

40 


1 


s 


11.60 

50 

lfc+30 


6 


ELEVATOR CONSTRUCTOR 

GLAZIER 

IRON WORKER 

.LABORER (BUILDING) 

(HIGHWAY) 

(SEWER) 

LATHER 

•MILLWRIGHT & PILEDRIVER 

-OPERATING ENGINEER (BUILDING) 

(HIGHWAY) 
(SEWER) 

'Painter _* -. .'f'' / 

PLASTERER 

PLUMBER St STEAMFITTER 

MOSAIC £. TERRAZZO GRINDER 

ROOFER 

s 


10.91 

74% 

56 

8% 

6 

r 

s 


10.20 


25 

40 

4 

257nolid2v 

s 


11.20 

90 • 

1.05 


2 

2if 

3-SS 

US 


7.70-8.60 

70 

50 


9 


5-USr 

Sss 

7.60-3.45 

70 

50 


9 


3-IJS- 

SS 

“7760-8.40" 

70 

50 


8 


S 


10.07 


60 


1 

2if 

S 


10.50 


6% 


7 

2if 

S-SS 

US 


7.90-11.00 

40 

55 " 


8 


S-SS-, 

US 

8.16-10.87 

55 

65 


8 


S-SS- 

US 

8.00-10.30 

.40 ... 

40 


5 


s 


8.60-9.60 

42 

45 


10 

Srisc 

s 


9.71 

60 

40 




s 


11.60 

55 

90 


7 

4 if 

s 


8.10-10.10 






s 


10.15 


10 




SHEETMETAL WORKER 

s 


11.48 -- 

50 

60 


10 

llif 

TEAMSTER (BUILDING) 

S-SS 

US 


8.68-9.63 ! 

23.00pwi 

1 

O 

col 




(HIGHWAY) 

S-SS- 

US 

8.23-8.83 ; 

23.50pw28.00p* J 





■ If any CLASSIFICATIONS ARE CMITT ED IN THE ABOVE SCHEDULE, THE PREVAILING WAGE SCALE SHALL BE 
'PAID. The above and forgoing shall shall be the minimum prevailing wage scale for this pro lee 
c.3 cot by tha wage scale committee, but in no way shall it prevent the contractor or sub 
contractor from paying a higher rate of wages than set out in the schedule of wages on file. 

DATED THISJU?_ DAY 0F /U^k ■ 1 s2£ 


( a ) i aajJ / / 


REPRESENT INC] GOVERNOR, STATE'/OE INDIAN 

. JL* 

/ REPRESENTING THE AWARDING A3EM7 

pTTDjjrcrifTTwr' ctatp act c t~ r , 


























































f£D:2Al RSCISTCa, VOL 43, KO. 43-flDAY, MASCH 10,1773 


101G0 






























?AC2_ 



FSDSBJU RtGISTCSL VOL 43, 





























«®JL 




FTOSItAl RSGJSTTa, VOL 43, NO. 45—fSIDAY, MASCH 10,1970 


NOllCES - 10171 































PACE_6_ 






10172 




























SO. Wl.tW.1, 



FEXRAl CCO!STfi3, VGL. 43, NO. 4S—fiUDAY, MA"C-i TO, 1973 


csss- sans • 3 css csss 

































Page '_JO, 


i in Manifold with throttle valve; Asphalt Plant 
o Crad? or similar type eiachlne; Auto Patrol; Saekhom on 
ictor, AS H.p. end over; Ballast adulator fa. R.); Bic- 
r; Cito-ir.evs Paver; Si fu.nir.ous Plant Engineer; Bull Dojcr; 

herry Picker - IS ter. or over; Chi? Spreader; 
r over; Core Drilling Machine; C 
.nc, shovel. 


•shell, dragline, shovel, baekhoc, etc.; 
Drilling Machine on which the drill is 
rubier tired (paddle wheel, 619, 631, 

(SO cents per 


Caisson Drilling Machine; < 

Ccnsfete Miner 21 eu. (t. c 

Dredge Ergir.cer; Cr< 
an i-rrgral part; Earth Mover 
TS-IA or si.-.tlar tyre); Earth !: 

brer additional for each Iswl); Elevating Cradcr; Pork lift (10 ton or 
ever); P.C.C. Formless Paver; Cradall; Cravel Processing Plant (Portable); 
Operator of Cward Rail Post Driver; Kighlift Shovel - 1-1/2 eu. yd. or 
ever; Kaist C drums ar.d over); Helicopter - Crew; Hydraulic Soon Trucks. 
Keystone (Ski.-.-er Scoop); loader - self-propelled (Celt-chain Wheel); 
la;:-o:ive Operator; Mucking Machine; Panel Board Concrete Plant (Central • 
Hi* type); Paver-Hethcrington; Pile Driver - Skid or Crawler; Road Paving 
>:I>er; Sock Breaking Plant; Rock Crushing Plane (portable); Roller - 
Asp' alt, Vatcrleund Maeada-s; Bituminous Macadam, Brick Surface; Poller with 
C::cr Slade; Root Rake, Tractor Mounted: Self-propelled Uldener; Stump 
T> raver, Tractor Mounted; Surface Heater and Planer; Tandem Push Tractor 
(IS cents per hoar additional); Tractor - Boon, Winch or iioe Head; Traecor - 
. lush; Tractor Mounted Spreader; Tree Mover; Trench Machine (over 24"); 

Tvj feat C;»era:or; Well Drilling Machine; Wir.ch Truck with A-Frame 

Cro-.p 21 Air Ce-presaor with throttle valve or Clever Brooks type com- 
l!:.vt!o-i; Backfiller; Pack Hoe on Farm type Tractor, und 
•lisas; Cherry Picker under 1J lf.ii; Chip Spreader (aelf-p 
ere’.e ivrp; Concrete Mesh Depressor - 
:ad<r • power dtivsn; End loader ci 
icr - portable; Finishing Machine ar.d Ball { 

Crcaser; Mechanic; Mesh or Steel Placer; Multiple 
y.C.C. Concrete Belt Placet; Pull C 




t to Engsreer - Ciler; Automatic Dry 
or; Bituminous Patching Tamper; Beit 
Chair Cart (self-propelled); Calenan 

- Geek Hand; Digger Past Hole (pewer- 

driveti); Fork Lift - under 10 ton; Form Crader; Form Tamper (motor driven); 
Cencrator; Crcascr Helper; He the ring ton Driver; Hetherir.gton Helper; 

Hydra Seeder; Mechanics Helper; Mechanical Heater; Operator 1 thru 4 pcs. 
of ciinor equipment; Outboard or Inboard Motor Boat; Power Curing Spraying 
.. . Machine; Power Saw - Concrete (power driven); Pug Mill; Pull Broom (power 
• . type); Seaman Tiller; Straw Slower or Brush Mulchcr; Striping Machine, 

Paint (motor driver.); Sub-grader; Traetaire; Tractor (boiov BO H.P.); «. 
Truck Crane Qilcr - Driver; J ■ - ” - . 


s 
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Pff-ra rmnrutNT oprsATnas . 

^.KL AND Sf.-U UiSSiKvCTICS l 


’71r~r.pr« J »of (pressurizin' sh-aCs, tunnels & divers); Air tugger; A.to ?acr< 

StcV. filler; Sackhoe; Soon cat; Sorirg rachine; Sail <ie:er; Caisson drilling 

overhead ^Derrick; O.al purport truck (p!t-.«n type);'Ctcch.lrg isj chine C!" and 
over); Dredge; Elevators (when hoisting r.uerial or tools); Tork lift; Forales 

Lncoptor vifeS operator; High lift - front'end loader; Hoist ; 

dinky engine; Kech.tnlc on Job site; Kef ‘ ‘ -- 

plant; rile driver; Pusheac; Scoop 4 t 

(C.K.l. or similar); Tov C 'r crane; Tractor with backh.oe (1/2 yard and over); 

Trench box - power driven; Tunnel shield; Welder (craft) < £ 

Bu’.l'f loit; 1 

or over); C 


p 4 tractor; Sertper • rubber tired; Spreader 
a carrier - rots type; I-b base finish sa 
crane; Tractor wieh backh.oe (1/2 yard ar 
., Tunnel shield; Welder (erslt) ^ 

r plant (aute.-.sile dry batch); tending rjehin. . Power g 

xer; Bltsmir.ous piver; Silunleeut plant er;«n»»r; Ect-un; 


r (21 tu. ft. 

ar driven; Oitch.irg cochin* (less than 11**); 
brlillry. e.schino; Tiotsh nschlne 4 bull (leal; rinlshtrg uiMeti Flre-JO - 
Pile driving and boilers; Cunlte nachinc; Head greaser; .“.echar.se in shay; 
hiesh depressor - r.esh plater; P..C.C. concrete belt placer; Poller - as.-halt, 
Slone I. sub base; Rotary drill; Shecpsfoot roller • srlf.prcpeiled; Shop oulej 
r or base paver-self.propelled; Sub grader; Throttle valve vith air 
sor or boiler' Tractor vith baeV.hoe (under 1/2 yard); Tractor • high 


c pot - power agitated; Tie* plane; 


Air ccr.pressor (210 eu. ft. 4 o 

operator 2.3.4? or J; Paiing joint ruchineg Post hole digger; Poller - eartl 
Throttle valve; Track jack - power driven; Tractor - fans type; Truck crane 

^TiFcoapressor (less than 210 eu. ft.); Concrete oixer (under 21 «i. ft.); 
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&?■"? T > All pover ei 
lour ..1 pulls; Shovels; 


*sj Pile drivers; Hlghllfts; Tractors 
v/Slde teoo or "A” rrxnc; Forklifts 18' 6" In height or over; Motor patrols; 


r r; •? IT : All bulldorers; Scoops; push cats; Concrete mixers of snore t 
21 tu. It. cJ}»ctly; loee.:stives; Rollers; Stone crushers; Fork lifts t 
It' 4"; Air coppressors • 400 cu. ft. I. over; CooMnation «f Gasoline c 
• telsel driven s.eldlrg t-jchlr.e 1 cec-prcsscr; engineers operating throttl 
>•!»« v!;h fuller and compressor for pi ledi ivlr.g; Concrete pumps; Trent 
(.■chines excluding ditch Vitcl.es; Cal/ls-uays; Holst (2 drum) 


r tire end loaders i cu. yd. d 
CTCV? IV ; ^Cin poles; Sasgen derricks U similar hoists; Firemen; Oiler 
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HQUAL OPPORTUNITY CLAUSE 


During the performance of this contract, the contractor agrees 

as follows: 

(1) The contractor will not discriminate against any employee 
or applicant for employment because of race, color, religion, sex, 
or national origin. The contractor will take affirmative action 
to ensure that applicants are employed, and that employees are 
treated during employment without regard to their race, color, 
religion, sex, or national origin. Such action shall include, 
but not be limited to the following: Employment, upgrading, 
demotion, or transfer; recruitment or recruitment advertising; 
layoff or termination; rates of pay or other forms of compensation; 
and selection for training, including apprenticeship. The contractor 
agrees to post in conspicuous places, available to employees and 
applicants for employment, notices to be provided setting forth the 
provisions of this nondiscrimination clause. 

(2) The contractor will, in all solicitations or advertisements 
for employees placed by or on behalf of the contractor, state that 
all qualified applicants will receive consideration for employment 
without regard to race, color, religion, sex, or national origin. 

(3) The contractor will send to each labor union or representative 
of workers with which he has a collective bargaining agreement or 
other contract or understanding, a notice to be provided advising 

the said labor union or workers' representatives of the contractor’s 
commitments under this section, and shall post copies of the notice 
in conspicuous places available to employees and applicants for 
employment. 

(4) The contractor will comply with all provisions of Executive 
Order 11246 of September 24, 1965, and of the rules, regulations, 
and relevant orders of the Secretary of Labor. 

(5) The contractor will furnish all information and reports 
required by Executive Order 11246 of September 24, 1965, and by 
rules, regulations, and orders of the Secretary of Labor, or pursuant 
thereto, and will permit access to his books, records, and accounts 
by the administering agency and the Secretary of Labor for purposes 
of investigation to ascertain compliance with such rules, regulations, 
and orders. 

(6) In the event of the contractor's noncompliance with the 
nondiscrimination clauses of this contract or with any of the said 
rules, regulations, or orders, this contract, may be canceled, ter¬ 
minated, or suspended in whole or in part and the contractor may 

be declared ineligible for further Government contracts or federally 
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assisted construction contracts in accordance with procedures • 
authorized in Executive Order 11246 of September 24, 1965, and 
such other sanctions may be imposed and remedies invoked as 
provided in Executive Order 11246 of September 24, 1965, or by 
rule, regulation, or order of the Secretary of Labor, or as 
otherwise provided by lav/. 

(7) The contractor will include the portion of the sentence 
immediately preceding paragraph (1) and the provisions of para¬ 
graphs (!) through (7) in every subcontract or purchase order 
unless exempted by rules, regulations, or orders of the Secretary 
of Labor issued pursuant to section 204 of Executive Order 11246 
of September 24, 1965, so that such provisions will be binding ‘ 
upon each subcontractor or vendor. The contractor will take such 
action with respect to any subcontract or purchase order as the 
administering agency may direct as a means of enforcing such pro¬ 
visions, including sactions for noncompliance: PROVIDED, HOWEVER, 
That in the event a contractor becomes involved in, or is threatened 
with, litigation with a subcontractor or vendor as a result of 
such direction by the administering agency, the contractor may 
request the United States to enter into such litigation to protect 
the interests of the United States. 




TITLE OF ORDINANCE SPECIAL ORDINANCE - CONTRACT CURB & SDWK IMPROV. RES. NO. 5802-78 - NEBRASKA 

PH. Ill- HIPSKIND ASPHALT CORP. 

JL 7/- Of-/? 


BOARD OF PUBLIC WORKS 


DEPARTMENT REQUESTING ORDINANCE 

SYNOPSIS OF ORDINANCE CONTRACT FOR CURB AND SIDEWALK IMPROVEMENT RESOLUTION NO. 5802-78, _ 

NEBRASKA AREA PHASE III, (BOONE STREET, FROM WATKINS TO CHERRY; GROWTH, WEST SIDE ONLY FROM 
80' NORTH OF MORRISON TO 335' NORTH OF MORRISON; WHEELER ST. SOUTH SIDE ONLY FROM RUNNION 
TO WESTERN TERMINUS; MARY ST. FROM RUNNION AVE. TO W. TERMINUS; DAVIS ST. EAST SIDE ONLY; MARY 
ST. TO LINK ST.; OSAGE ST., MAIN ST. TO ALLEY NORTH OF BOONE ST. CONTRACTOR FOR THE PROJECT, 


HIPSKIND ASPHALT CORPORATION, IN THE AMOUNT OF $97,065.50 


(CONTRACT ATTACHED) 


EFFECT OF PASSAGE 
PHASE III 


CONSTRUCTION OF CURBS AND SIDEWALK IN THE NEBRASKA NEIGHBORHOOD AREA, 


EFFECT OF NON-PASSAGE INABILITY TO PROCEED WITH CONSTRUCTION AS PLANNED 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) $97,065.50 FROM C D & P 


ASSIGNED TO COMMITTEE 































